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Major Head — G. 32 — Irrigation 


Paoss 


Abstract of Budget Estimate of Revenue 
Do do Expenditure 

Detailed Bttdget EsUmaie of EaspetidUwre. 
Detailed Estimate for Works 

Statement showing distribution of grants for works by Divisions 

Major Head — K. A. Irrigation. 

Budget Bstuuate for Irrigation Works chargeable to Capital 
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2 — 8 


5 — m 

• . 89 — 48 


.. 48 — 47 




Revenue. 


Abstract of Bu^et Bstimaie of Reveme from Irrigation works for the year 184i5 FasU, 


Particulars 


Actuals for 
1848 F. 


Rs. 


Budget 
estimate 
1344 F. 


Budget 
estimate 
1845 F. 


Bs. 


Rs. 


(a) Interest on original works chargeable to Revenue 

* 

(b) Revenue realized from Irrigation works chargeable to Capital 
(e) Miscellaneous 

L Rent of buildings 
2. Sale of buildings 
8. Do tools and plant . . 

4. Do tender forms 

5. Do produce 

6. Do old materials 

7. Value of materials received from old buildings 

8. Ferry receipts 

9. Fines and Miscellaneous 


Total 



81,582 


30,000 


80,000 


81,682 


30,000 


80,000 


1 






2 


Major Head— G. 32— Irrigation. 

Abstract of Budget Estimate ofEaipenditwefor 1846 Fasli. 


Particulars 


Actuals 

for 

1348 F. 


Budget 
Estimate 
for 1344 F. 


ESTABLISHMENT. 

Proportionate cost of Establishment transferred from Major Head 3lj 
Buildings and Communications . . 

Total Establishment (Salaries, Allowances and Contingencies) 

WORKS. 

1 (a) Ibbioation Defabtmental Buildings. 
Construction. 

Sanctioned . . 

Awaiting Sanction 


Special Repairs. 


Sanctioned .. 
Awaiting Sanction 


Periodical Repairs. 


Sanctioned .. 

Awaiting Sanction 

Total (a) Irrigation Departmental Buildings 


Sanctioned . . 
Awaiting Sanction 

Sanctioned . . 
Awaiting Sanction 


(b) Communications. 
Construction. 


Periodical Repairs. 


Total {b) Communications 


2. IRRIGATION WORKS CHARGEABLE TO REVENUE, 
(fl) Maintenance and eepairs. 

Periodical. 

Sanctioned . . 

Awaiting Sanction 


Sanctioned . . 
Awaiting Sanction 


Sanctioned . . 


Special. 


Occasional. 


Total (u) Maintenance and Repairs 


Rs. 

8,22,537 


3,22,587 


1,20,415 


1,20,415 


10,004 

970 


11,580 


7,30,601 


7,86,601 


Rs 

3,40,000 


3,40,00d 


11,955 

73,195 


65,235 

4,015 

1,55,000 


1,014 

2,217 

3,231 


3,00,011 

64,933 

1,03,448 

2,70,908 

1,17,372 


8,56,727 


* Includes Bs. 30,000 for Emergent Repairs to Tanks to be earned 
1 * 


out by the Revenue Department. 


Budget 
Estimate 
for 1845 F. 


Rs. 


4,57,000 

4,57,000 


17,500 

07,917 


60,646 

3,784 


1,55,847 


2,139 

2,139 


2,59,461 

69,486 

1,95,180 

1,62,249 

1,17,000* 

7,93,826 
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Major Head— G. 32 — Irrigation. 


Abstract of Bridget EsthmU ofEicpmdiiwefor 1345 PasU. 


Particulars 


Actuals Budget Budget 

for Estimate Estimate 

1843 F. for 1344 F. for 1845 F. 


Preluninary Siuveys 
Sanctioned worlii 


(b) Construction. 


Works Awaiting SaQiction 


Total (i) Construction 


Total (2) Irrigation Works Chargeable to Revenue 
(1) B. Land Irngation 

8. IRRIGATION WORKS CHARGEABLE TO CAPITAL. 

(a) Maintenance of Irrigation works chargeable to Capital 

(b) Interest on Capital cost 

Total (3) Irrigation works chargeable to Capital 

4. CONSTRUCTION OF IRRIGATION WORKS CHARGEABLE 

TO CAPITAL. 

Z)ed«c<.— 4 Transferred to Capital Outlays 

RESERVE FOR WORKS. 


6,66,411 


6,66,411 
14,03,012 
— 7,86,601 


12,17,758 

12,47,753 


80,000 


2,07,908 

3,21,386 

5,59,298 

14,16,020 


16,22,000 

16,22,000 


35,000 

1,58,490 

4,19,449 

6,07,989 

14,01,265 


12,78,000 


12,78,000 


Lump sum for unforeseen works . . 

Lump sum for Tank Restoration works 

Total Reserve for Works 


3. TOOLS AND PLANTS 

6. SUSPENSE STOCK 

7. ROUNDING . . 


8. BUaDINGS 


Rent, Rates and Taxes 


Total Works 


Total 1 to 7 


9. PENSIONS 


Dtdud . — Share of Secretary’s Establishment transferred to Major Head 
14— General Administration 


',98,106 


8,04,589 

11,27,126 


32,971 

11,60,097 


14,924 


85.000 

2.25.000 

2.60.000 
18,34,251 

15.000 


18.49.251 

21.89.251 


81,180 


22,21,180 


11,180 


25.000 

2.50.000 

2.75.000 
18,84,251 

15.000 


18,49,251 


23,06,251 


40,427 

23,47,427 


16,027 


Grand Total 


11,45,173 


22,10,000 


28,81,400 



PARTI 

Detaik of Works, 


G 


Major Head 

Part II. — Budget Estimate of Irrigation Works 


Circle Divi- 


Taluk 


Name of work 


Amount of 
estimate 


IRRIGATION DEPARTMENTAL BUILDINGS. 
Original. 

Awaiting Sanctio7i. 


Lumpsum 


Total Original 


Periodical Repairs. 
Sanctioned, 


2 Lumpsum 


Total Periodical Repairs 


Total Irrigation Departmental Huildiugs 
COMMUNICATIONS. 
Periodical Repairs. 


Sanctioned. 


Lumpsum 


Total Communications 


IRRIGATION WORKS CHARGEARLE TO HEVENUiO. 
Periodical Repairs. 


Sanctioned. 


Lumpsum for Part I 
Do II 


Total Sanctioned 


Awaiting Sa7iction. 


Lumpsum for Part II 


Total Periodical Repairs 


Warangal 

Mahbubabad 

Warangal 


Mahbubabad 

Madira 

Warangal 


Special Repairs. 
Semetioned. 


7 Samboni cheru Rollakal , . 

8 Kambal cheru . . 

9 Theegaram Oora cheru 

10 Murry cunta, NaUapally . . 

11 Kanta cunta, Chinadhannaram 

12 Morsa cunta Kuppengutta . 

18 Salmarla cunta Mylaram 


G. 32— Irrigatioii 

for ihe year 1846 Fasli. 


7 


Outlay 


Actuals to end Probable 

of 1848 F. during 
1344 F. 


Grant for 

1845 F. 

Works in 
progress 

Works not 
commenced 

9 

10 


Remarks 
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Major Head 


Past H.—Budga EtHmate of Itrigaiioti Woiht 


(Side 

Divi- 

Tahik 

Item 

! 

Name of irodc 

Amount of 

don 


No. 


estimate 

1 

2 

8 

4 

5 

6 





■Sfbcial Repaibs I 

Sanctioned {eontd.) 





14 

CheUania cherla Ramappa cheru 

2,og» 



Uahbdbabad 

15 

Guati chem, Thalada 

820 



lladira 

16 

Thallada Bhamianpally cheru 

8,310 



Do 

17 

Daatal cheni» PapheL^ 

24.414 



TeUandu 






18 

Oora cheru. Gundiapahi . . 

8,860 



Pakhal 


Total Sanctioned 

• . 





Jwatiirtg Sanction, 





12 

Lumpsum 

• 





Minoh Occasional Repaibs. 





20 

Lumpsum 

■ « 





Total Repairs 

• • 





OmOINAL 

Sanctioned, 




Huhjg 

Dn 

21 

Pedda cheru, Thakadlapadal Narlapoor 

19,030 



22 

Gayalgot tank. Eassimdevipet 

18,870 

1 

1 

Do 

28 

Large tank; Dhunuaraopett 

17,970 

1 


24 

Damara cheru, Neelakuithy 

2,810 



Malibubabad 


Waiangal 

25 

Oora cheru, Thumalaipaili. . 

5,900 





Do 

26 

Ooia ch^ Thummapoor, Chittorpatty . 

6,370 



Do 

27 

Ramcheudroai cheru, Raiparty 

0,526 



28 

Oopai cheru, Ponool 

3,865 



Do 






29 

cd 

] 

\ 

I 

8.750 



llahbubabad 




Waiangal 

80 

Mokalam chmi, Ooblapur . 

4,860 



Mabbubabad 

81 

Venkama cheru, Muugimadgu 

4,820 



Do 

82 

Haidershahipet thiuninal cheru 

11,520 




88 

Bastormg Chaima cunta, Badalwada . . 

2,886 



Do 






Total Sanctioned 

• • 





Awaiting sancHoti, 




Uadiia 

84 

Manika cheru, Jeetapally . . 

18,405 



86 

Lumpsum for other works . 






Total awaiting Sanclion 






Total Original 

.. 





Total Warangal Division 

. 
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G* 32— Irrigation. 

for the year 1345 FaslL 


Outlay 

Gr\nt for 1345 F. 

Total 

Item 

No. 

Remarks 

Actuals to end 
of 1343 F. 

Probable 

dnniiGf 

1344 F. 

Works in 
pro^^rcss 

Works not 
commenced 

7 

8 

9 

10 

11 

12 

13 


. 

• 


2,000 

• 

2,090 

14 

Do 

8389 d/-27-12-44 P. 

« • 



820 

820 

15 

Do 

17 d/-4-l-45 F. 

m • 

•• 

« • 

3,310 

8,810 

10 

Do 

28 d/-13-l-45 F. 

C,GS9 

6,986 

4,000 

• ■ 

4,000 

17 

Do 

445 d/-7-8-43 F. 


•• 

-• 

3,860 

8,800 

18 

Do 

1068 d/-10-5-44 F. 

- • 

•• 

9,780 

21,530 

31,310 







12,534 

12,534 

19 






12,000 

12,000 

29 




• • 

9,780 

85,924 

95,704 




8,C74 

675 

9,000 


9,000 

1 

21 

1 ; 

C.E. No. 2171 d/-30-ll-40 F. 

11,238 

994 

6,000 

. 

1 

5,000 

I 

22 

Do 

2469 do 

11,310 

20 

0,000 

. • 

6,000 

23 

Do 

823 d/-18-2-42 F. 




2,000 

' 2,000 

24 

Do 

2539 d/-18-10-88 F. 


2,383 

2,500 

• • 

2,500 

25 

Do 

916 d/-17-5-43 F. 


2,163 

4,000 


4,000 

20 

Do 

2982 d/-28-12-43 F. 


524 

2,000 


2,000 

27 

Do 

1001 d/-26-5-44 F. 

7,481 

598 

280 


280 

28 

Do 

942 d/-3-5“44 F. 


239 

. . 

3,511 

3,511 

1 

29 

Do 

1137 d/-28-5-44 F. 


352 

8,303 

. • 

i 3,303 

30 

Do 

1118 d/-24-5-44 F. 


363 

3,500 

• • 

8,500 

31 

Do 

567 d/-20-3-44 F. 


2,084 

8,000 

. ■ 

8,000 

32 

Do 

6066 d/ 10-10-44 F. 


* . 

• • 

2,800 

2,800 

33 

Do 

2589 d/-27-ll-44 F, 


. . 

43,589 

8,311 

51,900 







7,000 

i 

i 

7,000 

34 




. . 

• • 

1,88,820 

1,33,320 

35 




.. 

• • 

1,40,320 

1,40,320 





• • 

43,589 

1,32,311 

1,92,220 



■ 

* • . ' 


53,309 

2,46,031 

8,00,000 




1 







^ J 


2 
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Major Head 

Past 1L — Budget Estimate of Irrigatim 


Circle 

Divi- 

sion 

Taluk 

Item 

No. 

Name of work 

Amount of 
estimate 

1 

2 

s 

4 

5 

6 

Warangal 

h — — 

Nalgonda 

I 

. . 

Nalgonda 

Sooriapet 

Jangaon 

Do 

Do 

Sooriapett 

Do 

Nalgonda 

Miryalguda 

36 

87 

88 

39 

40 

41 

42 

43 

44 

45 

46 

47 

48 

49 

IRRIGATION DEPARTMENTAL BUILDINGS. 

Periodical Repairs, 

Sanctioned. 

Lumpsum 

Total Irrigation Buildings 

IRRIGATION WORKS CHARGEABLE TO REVENUE. 

Periodical Repairs. 

Sanctioned. 

Lumpsum for Part 1 

Do 11 .. 

Total Periodical Repairs . . 

IRRIGATION WORKS CHARGEABLE RO REVENUE. 

Special Repairs. 

Sanctioned. 

Itkaljiad tank and chaimel , 

Thawarlakimta, Kadkunla. . 

Pedda cimta, Ippagudam . . 

Large tank Vailala ... 

Kotha cheru, Visiioor ... 

Mamidy eunta, Baktapoor . 

Large lank, Athmakoor 

Total Sanctioned 

Aivuiting saitctiond. 

Lumpsum 

Total Awaitmg Sanction 

Total Special Repairs 

Minor and Occasional Repairs. 

Lmnpsuui 

Total Repairs and Maintenance 

IRRIGATION WORKS CHARGEABLE TO REVENUE^ 

Original. 

SaTictioned. 

EduUa chepu, Gurjal 

1 

Badrudin cheru, KompaUi 

IJ,370 

2,684 

2,495 

5,725 

9,596 

1,625 

5,370 

« • 

« « 

2,090 

2,470 


2 * 
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G. 32— Irrigation. 

Works far the year 1845 Fasli. 


Outlay 

Grant for 

1345 P. 

Total 

Item 

No. 

Remarks 

u 

Actuals to end 
of 1848 F. 

Probable 
during 
1344 F. 

Works in 
progress 

Works not 
commenced 

9 

8 

9 

10 

11 

12 

13 


• 

• 


6,510 

6,510 

86 


- 

•• 

•• 

6,510 

6,510 






24,008 

24,008 

87 


•• 

•• 

* 

22,501 

22,501 

88 



• • 

•• 

46,509 

46,509 



5,022 

roc 

5,600 


5,600 

89 

C. E. No. 2183 d/-20-7-42 F. 

1,437 

170 

1,000 

« • 

1,000 

40 

S, E. No. 10973 d/-22-ll-44 F. 


.. 370 

2,100 


2,100 

41 

C, E. No. 1171 d/-6-6-44 P. 




5,700 

5,700 

42 

Do 1945-6 d/-17-9-44 F. 

• . 

.. 



6,000 

43 

Do 8068 d/-10-10-44 F. 

- . 




1,600 

44 

Do 1939 d/-17-9-44 F. 


4,481 


•• 

800 

45 

Do 486 d/-18-3-44 F. 

•• 


9,500 

18,300 

22,800 






15,000 

15,000 

46 

' 



-• 

15,000 

15,000 



•• 

• * 



87,800 



- 



12,000 

12,000 

47 

' 


9 • 

9,500 

1,01,809 

1,11,809 




« » 


2,090 

2,090 

48 

C. E. No. 2190 d/-20-10-44 P. 


1,953 

500 


500 

49 

Do 1809 d/-2-9-48 F. 









Warangal 
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Major Head 

Pabt 11.— Budget Estimate of Irrigation Worh 



Jangaou 


Jangaon 

r§ Suriapett 
c 

0 
fcX) 

1 


Karimnagar 


IRRIGATION WORKS CHARGEABLE TO REVENUE. 
Okiginal. 

Sanctioned {contd.) 

50 Pantxilu cheru, Pakhala . . 


51 Kadoor large tank 


Total Sanctioned 


Awaiting sunciion. 


52 Restoring YadnootlJa large tank 

53 Improvements to Gottiparthy system . 

54 Lumpsum for other works . 

Total awaiting Sanction 
Total Original 
Grand total Nalgonda Division 
IRRIGATION DEPARTMENTAL BUD.DINGS. 
Original. 

Awaiting Sanction, 

55 Cons^ucting Additional Room to Executive Engineer’s office 

at Karimnagar. 

Total Original 

IRRIGATION DEPAR'IMENTAL BUILDINGS 
Periodical Repairs. 

Sanctioned. 

50 Lumpsum 

Total Irrigation Departmental Buildings 
IRRIGATION WORKS CHARGEABLE TO REVENUE. 
Periodical Repairs. 


Sanctioned, 


15,000 


37.000 

49.000 


57 Lumpsum for Part I 


Total Sanctioned 


Awaiting Sanction. 


59 Lumpsum for Part 1, 


Total Awaiting 'Sanction 
Total Periodical Repairs 


G. 32 — Irrigation. 

for the year 1345 Fasli, 


rs 


Outlay 

Gkant foi 

1 1345 F 


Item 


Actuals to end 
of 1343 F. 

Probable 
during 
1344 F. 

Works in 
progicss 

Works not 
commenced 

Total 

No, 

Remarks 













14 


Major Head 

Pabt H. — Budget Estimate of Irrigation 


Ciide 

Divi- 

sion 

Taluk 

Item 

No. 

Name of work 

Amount of 
estimate 

1 

2 

8 

4 

5 

6 






IRRIGATION WORKS CHARGEABLE TO REVENUE. 







SPF.CIAJa RePURS. 








Sanciloned, 





Sultauabad 


61 

Large tank, Regaldevpally . . 


3,280 



Do 


62 

Oora cheru, Chinnahalwale . 


4,065 



Mahadevpup 


63 

Oora cheru, Dhanwada 


1,280 



Do 


64 

Oora cheru, Thaiiicehrla 


2,326 



Sultanabad 


65 

Nalla chem, Mangampet . . 


4,140 



Parkal 

• • 

66 

Pedda cheru, Mallakpel 


6,G20 



Jactal 

• • 

67 

Kalikote large tank 


1,180 



Karimnagar 

• • 

68 

Oora cheru, Yellabootharam 

• • 

2,294 

! 

i 

i 

S’ 

Jactial 


69 

Chaiidanpally tank, Gambirpur 


1,656 

ed 

C 

S 

Do 


70 

Royeni cheru Yakimpur . . 


4,210 

1 

1 

14 




Total Sanctioned. 








Awaiting sanction. 





Sultanabad 

- 


JiHaram large tank 

• • 

10,220 



Sircilla 


1 

72 

Venkatadri cheru, Gambiraopet 


5,110 



Sultanabad 


78 

Seethal cheru, Bomraareddypally 


13,250 





74 

Lumpsum for other works 


■ • 






Total Awaiting Sanctioned 








Total Special Repairs 


. . 






Minor and occasional repairs. 







75 

Lumpsum 


m m 






Total repairs and Maintenance 


m m 






IRRIGATION WORKS CHARGEABLE TO REVENUE. 



1 




Original. 

Sanctioned 

i 

i 

t 




Sultanabad 


76 

Ratpally Papammah cheru 

1 

I 

p • 

6,245 



Jactial 


77 

Oblapur Oora cheru 

1 

% « 

7,869 



Do 


78 

Gundla cheru, Siiciconda . . 


2,485 



Do 


79 

Yelgadu cheru, Dannoor . . 

• ■ 

6,020 



Parkal 


80 

Muppurwani cheru, Pedda kodapak . . 

■ • 

8,780 



Do 


81 

Madaram Damera cheru . . 

■ * 

5,408 



Do 


82 

Constructing a masonry dam across Kodangal Vagu, Vadthal. 

7,220 
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G. 32— Irrigation. 

Works for the year 1345 Fasli, 


Outlay 

Geant foe 1345 F. 

Total 

Item 

No. 

Remarks 

I 

Actuals to end 
of 1848 F. 

Probable 
dunng 
1344 F. 

Works in 
progress 

Works nol 
commenced 

7 

8 

9 

10 

i 

11 

12 

18 


• 

« 

2,258 

1,000 

• 

1,000 

61 

C. E. No. 2598 d/-ll-12-48 F, 

2,402 


1,600 

•• 

1,600 

62 

Do 

152 d/-19.1-43 F. 




1,200 

1,200 

63 

Do 

2077 d/-ll-10-44 F. 





2,300 

64 

Do 

2496 d/-5-ll-44 F. 





4,100 

65 

Do 

2,079 d/-ll-10-44 F. 



• 


6,500 

66 

C. E. No. 2976 d/-16-12-44 F. 


- 



1,100 

67 

Do 

3341 d/-27-12-44 F. 


240 

2,000 


2,000 

68 

Do 

2482 d/-81-10-44 F. 


33 


• 

1,600 

69 

Do 

43 d/-16-l-45 F. 


3,625 

oOO 

• 

500 

70 

Bo 

2470 dy-17-11-43 F. 



6,700 

15,200 










71 








72 








78 





• 



74 













6,700 

45,200 








12,000 

12,000 

75 





6,700 

1,10,284 

1,16,984 





4,918 

1,800 


1,300 

76 

C. E. No. 1885 d/-21-9-48 F. 

955 

3,304 

8,600 


3,600 

77 

Do 

988 d/-3-5-44F. 


1,776 

600 


600 

78 

Do 

2058 d/-17-10-4S F. 


4,185 

1,800 


1,800 

79 

Do 

2924 d/-28-12-48 F. 


7,898 

1,300 


1,300 

80 

Do 

549 d/-18-8-44 F. 

3,695 

1,210 

500 


500 

81 

S. E. No. 8887 d/-16-4-44 F. 




7,000 

7,000 

82 

C. E. No. 88-9 d/'80-l-4S F. 












It) 


Major Head 

Part II. — Buget Esi mate of Irrigation Work) 


Circle 

Divi- 

siou 

Taluk 

Item 

No. 

Name of work 

Amount of 
estimate 

1 

2 

8 

4 

5 

C 





^ Original. 






Sanctioned [contd.) 




I^Iahadcvpur 

83 

Oora Cheru, Wallaracunta . . 

5,370 



Do 

84 

Chowta cheru, Nandigam . . 

5,295 


til 

cd 

Slrcilla 

85 

Stamanpally Oora cheru . . 

4,510 


s 

•c 

Huzurabad 

8G 

Mysamma cheru, Katnapally 

1,350 


cd 

Ui 

Do 

87 

Yeldi Pala cheru 

6,200 



Do 

88 

Metpally Apparaj Cunta . . 

8,915 





Total Sanctioned. 






Awaiting Sanction. 





89 

Lumpsum 






Total Original 


1 

a 

$-* 




Grand Total Karinmagar Division 





IRRIGATION DEPARTMENTAL BUILDINGS. 


& 


1 

1 


Original. 

Awaiting Sanction. 




Do 

00 j 

Lumpsum 






Total Awaiting Sanction 

* * 




i 

i 

Periodical Repairs. 


i 




Sanctioned. 





01 

Lumpsum 

• » 





Total Periodical Repairs 






Total Irrigation Departmental Buildings 

' • * 





IRRIGATION WORKS CHARGEABLE TO REVENUE. 






Periodical Repairs. 

Sanctioned. 





92 

Lumpsum for Part I 



<a 


93 

Do n 

* • 


.*t3 

< 



Total Periodical Repairs 

m m 





Special Repairs. 






Sanctioned, 




Sirpur 

94 

Wadal cheru, Lonavally . . 

5,277 



Booth 

95 

Sidhapur large tank 

7,400 





Total sanctioned 

-• 
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G. 32 — Irrigation. 

for (he year 1S45 Fasli. 


Outlay 

Gbant fob 1845 F. 

Total 

Item 

No. 

Bemarks 

Actuals to end 
of 1848 F: 

Probable 
during 
1344 F. 

Works in 
progress 

Works not 
commenced 

7 

8 

1 ^ 

10 

11 

12 

18 


• 

* 

4,284 

1,100 


1,100 

S3 

Do 

1883 d/-21-9-48 F. 

• . 

1,660 

8,600 


8,600 

84 

Do 

1089 d/-7-5-44 F. 


2,268 

2,200 


2,200 

85 

Do 

1393 d/'25-7-43 F- 


• • 

1,300 


1,300 

86 

Do 

1795 d/-22-8-44 F. 

• - i 

885 

5,900 

. . 

5,900 

87 

Do 

1908 d/-13-2-44 F. 

•• 

874 

8,500 


8,500 

88 

Do 

1646 d/-27-7-44 F. 


•• 


7,000 

83,700 







82,751 

82,751 

89 



•• 


26,700 

89,751 

CG.451 






33,400 

1,61,600 

1,95,000 







5,000 

5,000 

90 



•• 



5,000 

5,000 




• • 



1,193 

1,198 

91 



% • 



1,193 

1,198 




« m 


•- 

6,193 

, 6,193 




• • 



464 

464 

92 



* * 

* • 


8,956 

3,956 

93 



* * 

• • 

1 

4,420 

4,420 





• • 


5,200 

5,200 

94 

C. E. No. 2908 d/-6-12-M F. 

• » 

1 

• • 

5.000 

5,000 

95 

Do 

2538 d/-15-ll-44 F. 

• • 

1 

■ • 

m • 

10,200 

10,200 





8 
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Major Head 

Past II . — Budget Estimate of Irrigation Works 


Circle 

Divi- 

sion 

Taluk 

Item 

No. 

Name of work 

Amount of 
estimate 

1 

2 

8 

4 

5 1 

6 

WarangaL 

Nirmal Asifabad 

Laxettipett 

« 

96 

97 

98 

99 

j 

100 

101 

102 

108 

0 

f 

Arvaiiifig Sanction. 

Lumpsum 

Total Awaiting Sanction 

Total Special Repairs 

Minor and occasional repairs. 

Lumpsum 

Total Mamtenance and Repairs 

IRRIGATION WORKS CHARGEABLE TO REVENUE. 

Orioinal. 

Sanctioned. 

Restoring Ramini cheru Kowal 

Total Sanctioned 

Awaiting Sanction. 

Lumpsum 

Total Awaiting Sanction 

Total Original , . ' 

Total Asifabad Division 

1 

IRRIGATION DEPARTMENTAL BUILDINGS, 

Pkbiodical Repaikr, 

Sanctioned. 

Lumpsum 

Total Irrigation Departmental Buildings 

IRRIGATION WORKS CHARGEABLE TO REVENUE. 

Periodical Repaibb. 

Sanctioned. 

Lumpsum for Part I 

Lumpsum for Part II 

Total Sanctioned 

Awaiting Sanction. 

Lumpsum for Part H , , 

Total Awaiting Sanction 

. , Total Periodical Repairs 

• m 

« m 

6,760 

« m 

m 0 

• • 

• • 

« * 


8 * 









G. 32— Irrigation. 

for the year 1845 Faeli. 


39 


Outlay 

Grant for 1345 F. 









Item 


Actuals to end 
of 1348 F. 

Probable 
during 
1844 F. 

Works m 
progress 

1 Works not 
commenced 

Total 

No. 

Remarks 





























Waxangal 
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Major Head 

Part XL.—Bvdget Eatimaie of Irrigation Work$ 


Circle 


Divi- 

sion 


Taluk 


2 


Item 

No. 


Name of work 


AmouTit of 
estimate 


a 


•a 

!2J 


Nirmal 

Adilabad 

Do 


104 


105 


106 

107 

108 


109 


110 


111 


112 

118 


IRRIGATION Works chargeable to revenue. 

r 

SpEC3[AJi Repairs. 

Awaiting Sanction. 

Lumpsum 

Total Special Repairs 
Minor and Occasional Repairs. 

Lumpsum 

Total Repairs 

IRRIGATION WORKS CHARGEABLE TO REVENUE. 

Original. 

Sanctioned. 

Constructing sluice at chain 36 of Muktapur large tank 
Waddadi Tank 
Umdam large tank 

Total Sanctioned 
Awaiting Sanction. 

Lumpsum 

Total Construction 
Grand Total Nirmal Division 
IRRIGATION DEPARTMENTAL BUILDINGS. 
Original. 

Awaiting Sanction. 


Lumpsum 


Total Original 


Periodical Repairs. 
Sanction. 


Lumpsum 


. . Total Irrigation Buildings 
IRRIGATION WORKS CHARGEABLE TO REVENUE. 
Periodical Repairs. 

Sanctioned. 

Lumpsum for Part I . . 

1^0 a .. 

Total Sanctioned 


1,530 

4,410 

6,320 




G. 32— Irrigation. 

for the year 1845 PaelL 


21 


OUTIAT 

Gbant fob 1845 F. 

Total 

Item 

No. 

Remarks 

Actuals to end 
of 1348 F. • 

Probable 
during 
1844 F. 

Works in 
progress 

Works not 
commenced 

7 

8 

9 

1 

1 

10 

11 

1 12 

18 

1 



12,765 

21,785 

84,550 


12,765 

21,785 

84,550 
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Major Head 

Paet II . — Bridget Estimate of Irrigation Worhs 


TsJiik 


Name of work 


Amount of 
estimate 


Andole 

Kalapgur 

Siddipet 

Medak 

Andole 

Medak 


Andole 

Medak 


Awaiting sainction. 


114 Lumpsum for Part I 


Total awaiting sanction 
Total Periodical Repairs 


Special Repaies. 
Sanctioned, 

116 Veerla Chinnakodi Rangamma cheru 

117 Nalla cheru 


118 Komabi cheru, Mulug 

119 Cheedari cheru Saithala 

120 Dubba cheru, Minpure 

121 Ramasamudram tank Baithole 

122 Andugulapally Pedda cheru. 


123 Kosangi Masampally tank and feeder channel 


124 Oora cheru, Wadiaram 


Total Sanctioned 


Awaiting Sa7iction, 


125 Lumpsum 


12C Lumpsum 


Total Special Repairs 


Minor and Occasional Repairs, 


Total Occasional Repairs 


Total Repairs 


Oeiginal. 


Sanctioned, 


127 Royempally low level channel 


Total Sanctioned 


Awaiting Sanction, 


128 Lumpsum 


Total Awaiting sanction 
Total Original 


16,200 


18,520 

84,900 


18,748 


Total Medak Division 
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G. 32 — Irrigation. 

for the year 1845 Fasli. 


Outlay 

Grant for 

1846 F. 

Total 

Item 



Actuals to end 
of 1348 F. 

Probable 
during 
1844 F. 

Works in 
progress 

Works not 
commenced 

No. 


Remarks 

7 

8 

9 

10 

11 

12 

13 




488 

• 

488 

114 






21,645 

21,645 

115 






22,133 

22,133 







50,688 

56,683 







10,000 

10,000 

116 

C. E. No. 

2949 d/-10-12-44 F. 

6,568 

458 

2,800 


2,800 

117 

Do 

2177 d/-18-2-42 F. 

* . 


• 

8,900 

3,900 

118 

Do 

2672 d/-21-ll-44 F. 

* • 



1,600 

1,600 

119 

Do 

2585 d/-27-ll-44 F. 




800 

800 

120 

Do 

3165 d/-22-12-44 F. 

. . 



2,300 

2,800 

121 

Do 

3387 d/-22-12-44 F. 

12,260 


1,200 


1,200 

122 

Do 

2008 d/-20-12-87 F. 

- . 



15,000 

15,000 

123 

Do 

118 d/-5-2-45 F. 




770 

770 

124 

Do 

2951 d/-10-12-44 F. 



4,000 

34,870 

38,870 







15,000 

15,000 

125 





4,000 

49,370 

53,870 







10,000 

10,000 

126 






10,000 

10,000 





i 

4,000 

1,16,038 

1,20,058 




10,409 

2,497 

800 


800 

127 

Do 

118 d/-3-2-45 F. 

- • 


800 


800 







44,879 

44,879 

128 




« 4 

. . < 

44,879 

44,879 




•• 


800 

44,879 

45,179 






4,800 

1,80,200 

1,85,000 
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Major Head 

Part H. — Budget Estimate of Irrigation Works 


Circle 

Divi- 

sion 

Taluk 

Item 

No 

Name of work 

1 

i 

Amount of 
estimate 

1 

2 

8 

4 

5 1 

1 

6 


Mahbubnagar 

Ka'vakurthy 

Do 

Nagarkumool 

Do 

Do 

Mahbubnagar 

Do 

Maktal 

Purgi 

Do 

Mahbubnagar 

Do 

Nagarkumool 

129 

130 

131 

132 

133 

134 

135 

130 

137 

138 

139 

140 

141 

142 

143 

144 

145 

140 

niRIGATI0N DEPARTMENTAL BUILDINGS. 

f 

Original. 

Awaiting Sanction. 

Lumpsum 

Total Origmal 

PERIODICAL Repairs. 

Sanctioned 

Lumpsum 

Total Irrigation Depai'tmental Duildings 

IRRIGATION WORKS CHARGEABLE TO REVENUE. 

I^ERiODiCAL Repairs. 

Sanctioned. 

Lumpsum for Part I 

Do n 

Total Sanctioned 

Awaiting Sanction. 

Lumpsum for Part 11 . . ... 

Total Awaiting Sanction 

Total Periodical Repairs 

Special Repairs, 

Sanctioned. 

Shahadevi Samudram tank 

GoUavani cheru, Gudigampally 

Kesarisamudram tank 

Gangamma cheru, Yodareddy 

1 

Cowta cheru, Yelgonda 

Large tank, Devarkadra . . 

Nagaipally tank, Rachal . . 

Bondal Siddamma cunta . . 

Ratnala cheru . . 

Large tank, Chendervally . . 

Moosapel Project 

Oodandaraycn cheru, Nagaram 

Narkalamma cheru, Neeralapally 

Total Sanctioned 

2,860 

1,500 

4,095 

1,900 

2,370 

1,470 

7,465 

1,038 

730 

900 

1,820 

725 

1,988 

• • 
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G. 32 — Irrigation. 

for the year 1845 Fasli. 


Outlay 

Grant for 1345 F. 

Total 

Item 

No. 

Remarks 

Actuals to end 
of 1843 F. 

Probable 
during 
1344 F. 

Works in 
progress 

Works not 
commenced 

7 

8 

9 

10 

11 

12 

18 




• 

15,000 

15,000 

129 





15,000 

15,000 






2.487 

2,437 

180 





17,437 

17,437 






10,033 

10,083 

181 





10,290 

10,290 

132 





20,323 

20,323 






10,038 

10,638 

133 




- 

10,638 

10,038 






30,901 

30,901 






2,800 

2,800 

134 

C. E. No. 2042 d/-4-10-44 F. 




1,500 

1,500 

135 

Do 2920 d/-8-12-44 F. 


2,500 

2,400 


2,400 

136 

Do 2473 d/-17-ll-43 F. 




1,900 

1,900 

137 

Do 2994 d/-19-12-44 F. 




2,300 

2,300 

138 

Do 581 d/-21-3-43 F. 




1,470 

1,470 

130 

Do 3153 d/-22-12-44 F. 




5,000 

5,000 

140 

Do 63 d/-18-l-45 F. 




1,000 

1,000 

141 

S. E. No. 11135 d/-14-10-44 F. 




730 

730 

142 

C. E. No. 39 d/-16-l-45 F. 




900 

900 

143 

Do 2454 d/-28-10-44 F. 




1,800 

1,800 

144 

Do 154 d/-18-2-45 F. 




700 

700 

145 

Do 2044 d/-4-10-44 F. 




1,900 

1,900 

146 

Do 1978 d/-25-9-44 F. 



2,400 

22,000 

24,400 




26 


Major Head 

Part II. -Budget Estimate of Irrigation Works 


Cirde 

Divi- 

sion 

Taluk 

Item 

No 

Name of work 

Amount of 
estimate 

1 

2 

3 

4 

5 

6 

Medok 

1. 

cS 

B 

1 

I* 

I 

o 

Amerabad 

Mahbubnagar 

Maktal 

PuTgi 

Nagarkumool 

Mahbubnagar 

Purgi 

4 O 

147 

148 

149 

150 

151 

152 

153 

154 

155 

156 

157 

158 

159 

160 

• 

Awaiting Sanction. 

Lumpsum 

Total Special Repairs 

OccASioNAii Repairs. 

Lumpsum for Minor works . 

Total Maintenance and Repairs 

Original. 

Sanctioned. 

Chinna Rayen cheru, Lmgal 

Chandrayan cheru, Bollawaram 

Anicut and channel across pedda Vagu near Ankilla 

Pedda cheru. Khiatapur 

Mam cunta, Peddapuram . . 

Kotha chero, Darmapur 

Yatheera cheru, Kaman Kathwa . . . • . . j 

Total Sanctioned 

Awaiting Sanction. 

Lumpsum 

• Total Construction 

Total Mahbubnagar Division 

IRRIGATION DEPARTMENTAL BUILDINGS 

Periodical Repairs. 

Sanctioned. 

Lumpsum 

Total Irrigation Departmental Buildmgs 

IRRIGATION WORKS CHARGEABLE TO REVENUE, 

Periodical Repairs, 

Sanctioned. 

Lumpsum for Part I 

Do II 

Total Sanctioned 

Awaiting Sanction. 

Lumpsum for Part II 

Total Periodical Repairs 

14,333 

2,220 

14,882 

7,160 

1,740 

4,595 

4,910 


4 * 
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G. 32 — Irrigation. 

for tite year 1845 Pasli, 


Outlay 

GttANT FOK 1345 F 


Item 



Actuals to end 
of 1848 F. 

Probable 
during 
1344 F. 

Works in 
progress 

Works not 
commenced 

Total 

No 


Hemarks 

9 

8 

9 

10 

n 

12 

13 




» 





• • 

• « 

. . 

15,000 

15,000 

147 





2,400 

37,000 

39,400 







8,000 

8,000 

148 



•• 


2,400 

75,961 

78,861 




12,554 


1,700 


1,700 

149 

C. E. No. 

1874 d/-29-10-37 F. 




2,200 

2,200 

150 

Do 

2,444 d/-25-10-44 F. 




9,000 

9 000 

151 

Do 

2646 d/-15-ll'44 F. 



. . 

5,000 

5,000 

152 

Do 

2064 d/-10-10-44 F. 




1,700 

1,700 

153 

Do 

2557 d]/-18-ll-44 F. 



. . 

4,500 

4,500 

154 

Do 

2587 d/-27-ll-44 F.. 




4,900 

4,900 

155 

Do 

1815 d/-24-8-44 F. 



1,700 

27,4300 

29,000 







15,202 

15,202 

156 





1,700 

42,502 

44,202 






4,100 

1,35,900 

1,40,000 




* • 



5,414 

5.414 

157 



• « 


•• 

5,414 

5,414 






• • 

3,926 

3,920 

158 




• • 

ft • 

1,065 

1,065 

159 






4,991 

4,991 







3,572 

8,572 

160 



•• 

• • 


8,568 

8,568 





Major Head 

Paet II . — Budget Estimate of hrigaiim Works 


Circle 

Divi- 

sion 

j Taluk 

Item 

No. 

1 

Name ol‘ ^\ork 

Amount of 
estimate 

1 

2 

1 

3 

4 

5 

1 

6 





*Specui. Repaiks. 

r 

1 

i 




Sanctioned. 


i 


Gulberga 

161 

Ainiua clieru, Bomaid 

16,423-7-2 



Kodangal 

102 

Renvitia Bapan cherii 

2,880 



Do , J 

loa 

Naila cberu, Naxsapiir 

1,180 


cJ 

Yadgir 

16-1 

Emergent repairs to sluice No 1 ot“ large tank, Keshwar 

1,050 


g? 

<u 

Do 

1C5 

Hingira Somareddi tank 

1,807 

1 

3 

O 



Total Sanctioned 



1 

1 

1 

1 


Aivuiting Sanction. 





166 

Lumpsum 

•• 





Total Special Repairs 



i 



Occasional Repairs. 





107 

Lumpsum for Minor works . 






Total Mauitenauce and Repau’s 


iS 




IRRIGATION WORKS CHARGEABLE TO REVENUE 

Original 


pSk 



1 

Aximtiug Sanction. 





108 

Lumpsum ... 






Total Original 






Total Gullierga Division 






IRRIGATION DEPARTMENTAL BUILDINGS. 






Original. 






Sanctioned. 



1 

Raichur 

169 

Additions and alterations to the D. B’s. Cilice 

15,000 


‘S 

P4 



Total Sanctioned 

. . 





Awaiting Sanction. 





170 

Lumpsum 






Total Origmal 






Periodical Repairs. 






Sanciio?ied. 


i 

1 

•• 

171 

Lumpsum 


1 

1 



Total Irrigation Departmental Buildings 

•• 
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G. 32— Irrigation. 

for the year ISiS Fash. 


Outlay 

Grant for 

1345 F. 


Item 


Actuals to end 
o. 1348 F. 

Probable 
during 
1344 F. 

Works 111 
progress 

Worlcs not 
commenced 

Total 

i 

No. 

Remarks 

7 

8 

9 

10 

11 

13 

18 





i 



14,419 

429 

1,500 

.. 

1,500 

101 

C. .E No. 2082 d/-22- 10-38 F. 

. * 

75 

2,800 

' 

2,800 

102 

Do 213 d/-4-2-4S F. 

. . 

1 


1,100 

1,100 

103 

Do 1284 d/-20-6-44 F. 

. • 

1 

• 

1,000 

1,000 

104 

Do 638 d/-14-4-44 F. 

. - 


• 

1,800 

1,800 

105 

Do 2192 d/-20-10-44 F. 

• - 


4,300 

1,500 

8,800 






10,000 

10,000 

166 




4 300 

14,500 

18,800 






7,000 

O 

O 

107 




4,300 

30,003 

34,303 






30,228 

80,223 

168 





30,228 

80,223 




j 

4,300 1 

05.700 

70,000 




850 6 5 

9,500 


9,500 

169 

C. E's. No. 2060 d/-9-10-44 F. 



9,500 


9,500 






7,500 

7,500 

170 




9,500 

7,500 

17,000 






8,575 

8,575 

171 




9,500 

16,075 

25,575 
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Major Head 

Pabt II. — Budget Estimate of Irrigation Works 


Cirde 

Divi- 

sion 

Taluk 

Item 

No. 

Name of work 

Amount of 
estimate 

1 

2 

3 

4 

1 

! 

6 

Aurangabad Medak 

Nanded Raichur 

4 • 

• • 

Deodurg 

172 

173 

174 

175 

176 

177 

178 

179 

180 

181 

IRRIGATION WORKS CHARGEABLE TO REVENUE. 

Periodical Repairs. 

Sanctioned, 

Lmnpsum for Part I 

Do II 

Total Sanctioned 

Awaiting Sanction, 

Lumpsum for Part II 

Total Periodical Repairs 

Special Repairs. 

Sanctioned, 

Large tank Khanapm’ 

Awaiting Sanction, 

Lumpsum 

Total Special Repairs 

Occasional Repairs. 

Lumpsum for Minor works . 

Total Maintenance and Repairs 

Origenal. 

Awaiting Sanction, 

Lumpsum 

Total Original 

Total Raichur Division 

IRRIGATION DEPARTMENTAL BUILDINGS. 

Periodical Repairs. 

Sanctioned. 

Lumpsum 

Total Irrigation Buildings 

IRRIGATION WORKS CHARGEABLE TO REVENUE. 

Periodical Repairs. 

Sanctioned. 

Lumpsum for Part I 

Do II 

Total Sanctioned 

2,215 


G, 32 — Irrigation 

for the year 1846 Fasli. 




Outlay 

i 

Grant foe 1315 F. 









Item 

Remarks 

Actuals to end 
of 1348 F. 

Probable 
during 
1344 F. 

Works in 
progress 

Works not 
commenced 

Total 

1 

No. 









Aurangabad 


32 


Major Head 

Paut II . — Budget Estimate of Irrigation Workt 


Divi- 

sion 

Taluk 

Item 

No. 

Name of work 

2 

i 

1 

3 

4 * 

5 


Amount of 
estimate 


xiwaiiing Sanction. 

182 Lumpsum for Part II. ... 

Total Periodical Repairs 
Special Repaies. 

- Lwaiimg Sanction . 

183 Lumpsum 

Total Special Repairs 
Occasional Repaths. 

184 Lunpsum for Minor works . 

Original. 

Awaiting Sanction, 

185 Lumpsum 

Total Original 
Total Nanded Division 

IRRIGATION WORKS CHARGEABLE TO REVENUE. 
Special Repairs. 

Awaiting Sanction, 

18G Lumpsum 

IRRIGATION WORKS CHARGEABLE TO REVENUE. 

Original 
Axoaiting Sanction, 

187 Lumpsum 

Total Repairs and Maintenance 
Total Bidar Division 
IRRIGATION DEPARTMENTAL BUILDINGS. 

Nil, 

IRRIGATION WORKS CHARGEABLE TO REVENUE. 
Periodical Repairs. 

Sanctioned, 

188 Lumpsum 


Total Repairs and Maintenance 
Total Bhir Division 


G. 32— Irrigation. 

far the year 1845 Fasli, 



Actuals to end Probable 
of 1843 Fp during 

1344 F. 


Grant for 1345 F, 


Worics in Works not 
progress commenced 




































84 


Major Head 

Part II . — Budget Estimate of Irngation Works 


Circle 




Divi- 

sion 

Taluk 

Item 

No. 

Name i*! work 

Amount of 
estimate 

2 

8 1 

1 

4 

5 

r 

G 




IRRIGATION DEPARTMENTAL BUILDINGS 




189 

Periodicai. Repairs , 

Sanctioned, 

Lumpsiini 





Total Irrigation Buildings 

• 



190 

IRRIGATION WORKS CHARGEABLE TO REVENUE. 
Periodical Repairs, 

Sarictioned, 

Lumpsum for Part I ... 




191 

Do 11 . 





Total Sanctioned 





waiting Sanction, 

1 




192 

Luntpsimi lor Part II . . . 

• 




Total Periodical Repairs 


c8 

•s 

Banswada 

Kamareddy 

393 

194 

Special Repairs. 

Sanctioned 

Bor lam There Lank 

Vellareddy large tank 

4,485 

24,390 

s 

sS 

Armoor , i 

195 

Dharniora large lank 

2,550 


Bodheu 

190 

Belial tank . , ... 

5,530 


Do 

197 

Baieedpur large tank 

1,927 


Armoor 

198 

Lakkampaily Oora eheru . . 

1,220 


Do 

199 

Vaigatoor Project 

2,910 


Kamareddy 

200 

Kalvarul large tank 

928 


Do 

201 

Gandhan Mukarani lank . ... 

1,991 


Bodhen 

202 

Pagadapally Darner cheru 

3,43< 




Total Sanctioned 



*• 

203 

. hmiting Sanction 

Lurnpsuin 

• . 




Total Special Repairs 



. . 

204 

Occasional Repairs. 

Lumpsum for Minor works . 

. * 




Total Maintenance and Repairs . 



Bodhen 

205 

IRRIGATION WORKS CHARGEABLE TO REVENUE. 

Original. 

Sanctioned. 

Constructing a weir to Birkur Nalla cheru 

5,t! 



200 

Improvements to and extension of distributaries under Kaii- 
jeera large tank 

14.5 




Total Sanctioned 



5 * 



G. 32 — Irrigation 

for the year 1345 FadL 


Outlay 


Gjunt Foil 1345 V 


Actuals to cud Probable 
of 1343 F. during 

1344 F. 


Works in WorLs not 
progicss commenced 


Remarks 


5,(574 189 


27,851 


35,528 


27,851 190 


7,(577 191 


35,528 


10,512 13,000 


20,900 


20,900 


20,900 


37,400 


14,300 


10,000 

24,300 


68,700 


1,872 192 

87,400 


3,400 193 C, E. No. 1969 d/-25-9-44 F. 


13,000 19 1< 


2,400 202 


35,200 


10,000 203 


45,200 


7,000 204 


Do 2702 d/-28- 11-44 F, 


2,100 195 Do 2087 d/-13-10-44 F. 

,5„500 196 Do 2550 d/-15-ll-44 F. 

1.900 107 Do 2918 d/-8-12-44 F. 

1,200 198 Do 2922 d/-8-12-44 P, 

2.900 190 Do 19 d/-4-l-45 F. 

900 200 Do 202 d/-l-S-45 F. 

1.900 201 Do 302 d/-3-4-45 F. 


Do 2010 d/-30-9-44 F. 


89,600 


5,600 I 205 C. E. No. 2180 d/-9-10-44 F. 


4,800 206 Do 2213 d/-6-8-42 F, 


5 600 10,400 
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Major Head 

pAiiT II. -Budget Estimaie of Irrigation WorJu 


Cirde 

Divi- 

sion 

Taluk 

Item 

No. 

Name of work 

Amount of 
estimate 

1 

2 

8 

4 

5 

6 



! 



t 

Awaiting Sanction. 




•• 

207 

Lumpsum 

.. 



Nizamabad 




Total Original 


Fourth 



Total Nizamabad Division 

mniGATION DEPARTMENTAL BUILDINGS. 
Original. 

Awaiting Sanction, 




•A 

208 

Lumpsum 

. . . . • ■ . , , . 







Total Origmal 

• - 



• 1 

209 

Lumpsum 

Periodical Repairs. 

Sanctioned. 







Awaiting Sanction. 




* • 

210 

Lumpsum 

Total Periodical Repairs 



S’ 




Total Irrigation Departmental Buildings 



i 

S 

• * 

211 

Lumpsum 

COMMUNICATIONS. 

Periodical Repairs. 

Sanctioned. 







Total Communications 

. . 

i) 

1 


« « 

212 

IRRIGATION WORKS CHARGEABLE TO REVENUE. 
Periodical Repairs. 

Sanctioned. 

Lumpsum 


3 

& 

o 



218 

Lumpsum 

Awaiting Sanction. 







Total Periodical Repairs 







Total Nizamsagar Division 

• • 


1 

:s 



IRRIGATION DEPARTOIENTAL BUILDINGS. 
Original. 

Sanctimed. 



1 

1 

• « 

* • 

2 U 

215 

2 nd Class Inspection Bungalow at Bonakalu 

Periodical Repairs. 

Sanctioned. 

Lumpsum 

IO 188 O 






Awaiting Sanction. 





210 

Lumpsum 


• - 






Total Irrigation Buildings 

1 

-- 





Total Wyra Sub-Division 







37 

G. 32 — Irrigation. 

for Ihe year 1345 Fasli. 


Outlay 


Actuals to end 
of 1343 F. 


Probable 
during 
1344 F. 


Geant POE 1345 F. 


Item 



Total 

No. 

Works in 

Works not 



progress 

commenced 




Remarks 


























Major Head G. 32 =Irri^atioii 

Statement showin^T the Oistributioai of for W^orlcs 

arramsecl by Oivisions for tbe year 1345 F'asli. 
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Major Head — G. 32. 

Statement showing the distribution of grant for 



Waranoal Circle 

Medak 

Particulars of Classification 

Warangal 

Nalgonda 

Karini- 

nagar 

Asifabad 

Nirmal 

Medak 

Mahbub- 

nagar 

1 

2 

3 

4 

6 

6 

7 

t 

8 

1. (a) IRRIGATION DEPART- 
MENTAL BUILDINGS. 








(i) Construction. 








Sanctiond . . 








Awaiting Sanction 

8,000 

• ■ 

2,000 

5,000 


10,000 

15,000 

(ii) Special Repairs- 








Sanctioned . . 



•• 


-- 



Awaiting Sanction 


•• 






(Hi) Periodical Repairs. 








Sanctioned . . 

7,637 

6,510 

9,565 

1,193 

4,175 

0,768 

2,437 

Awaiting Sanction 

1 

•• 

i 



’ ■ 

• • 

Total 1. {a) IiTigation Buildings 

10,607 

0,510 

11,505 

0,193 

4,175 

10,768 

17,437 

1. (6) COMMUNICATIONS. 

1 







Periodical Repairs. 
Sanctioned - . 

1,430 



, 




Await mg Sanction 

•• 





• • 


Total 1, {b) Communication 

1,430 


•• 

• • 


. • 

• * 

IRRIGATION WORKS 
CHARGEABLE TO REVENUE. 








(a) ;Maintenance and Repairs. 

(0 Special. i 








Sanctioned . . 

31,310 

22,800 

21,900 

10,200 

• 

38,370 

24,400 

Awaiting Sanction 

12,534 

15,000 

80,000 

10,000 

8,000 

15,000 

15,000 

{ii) Periodical. 








Sanctioned , . 

86,118 

46,500 

88,226 

4,420 

10,284 

34,550 

20,323 

Awaiting Sanction 

3,747 

'• 

14,858 


4,471 

22,133 

10,638 

{Hi) Occasional. 








Occasional including lumpsum for 
emergen L repairs to tanks by 
Revenue Department 

12,000 

12,000 

12,000 

5.000 

7,500 

10,000 

8,000 

Total {a) Maintenance and Repairs 

95,704 

90,309 

1,16,981 

29,620 

25,255 

1,20,053 

78,301 

{b) Construction. 








Sanctioned . . 

51,900 

16,290 


4,700 

6,700 

800 

29,000 

Awaiting Sanction 

1,40,320 

80,891 


14,487 

8,870 

44,370 

15,202 

Total (6) Construction 

1,02.220 

97,181 

66,451 

10,187 

15,570 

45,179 

44,202 
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Irrigation. 

works arranged by Divisions for 1845 Pasli, 


CiBCliE 

Aurangabad Cibcue 

Fourth 

Circle 

Capital Works 
Circle 

Total 

Lumpsum 

Grand Total 

Gulbarga 

1 

1 

Nanded 

Bidar 

Bhir 

Nizam- 

abad 

Nizam- 

Sa^ar 

Wyra 

provision 
for all 
Divisions 

9 

10 

11 

12 

13 

14 { 

1 

15 

16 

17 

18 

19 


9,500 



1 




17,500 


17,500 


7,500 





25,417 


67,917 


67,917 

5,414 

8,575 

898 



5,674 

4,103 

1,197 

i 

66,646 


66,646 


‘ * 


•• 



8,758 

26 

8,784 

ft • 

8,784 

5,414 

25,575 

398 

•• 


5,674 

88,278 

9,228 

1 , 55,847 

• ft 

1 , 55,847 


• 





700 

• 

2,189 


2 , 1 S 9 

-• 


•• 

•• 

•• 


■B 


2,189 

■ • 

2,189 

8,800 

2,200 




35,200 



1 , 95,180 


1 , 95,180 

10,000 

10,614 

10,973 

10,128 


10,000 


- 

1 , 52,249 


1 , 52,249 

4,991 

11,611 

2,629 

, . 

402 

35,528 

13,875 

, . 

2 , 59,461 

, , 

2 , 59,461 

8,572 

5,000 

500 



1,872 

2,645 


69,436 


69,486 

7,000 

4,000 

2,500 



7,000 



87,000 

80,000 

1 , 17,000 

84,363 

83,425 



402 

89,600 

16,520 

-- 

7 , 68,826 

80,000 

7 , 93,826 




! 

1 

10,400 



j 1 , 53,490 


1 , 58,490 

80,223 

16,000 

8,000 

9,000 


19,826 



4 , 19,449 

•• 

4 , 19,449 

80,223 

16,000 

8,000 

9,000 


29,726 



5 , 72,939 

•• 

5 , 72,989 


6 
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Major Head — G. 32. 

Statement shming the distribution of grant for 




VVauangal Circle 



Medai; 

Particulare of Classification 

Warangal 

Nalgonda 

1 

Kai’im- 

nagar 

Asifabad 

Nirmal 

Medak 

Mahbub- 

nagar 

1 

1 

2 

3 

4 

5 

G 


8 

Resehve for Work:s. 

Lumpsum for unforseen Works 


1 

r 



f 


Lump'»um for T. R. S. works 

• 


• 





Lumpsum for Tools and Plant 


^ • 

- 





Lumpsum for Pre-Surveys 





« « 



Buildmgs, Rents, Repair's, Rates, 
Taxes eta 

• • 

• . 

. • 

• m 

j 

. , 

. . 

Total Reserve . 

•• 


•• 





Total for each Division . . 

8,00,000 

2,00,000 

1,95,000 

55,000 

4i5,000 

1,85,000 

1,40,000 



Irrigation. 

worlis arranged by Divisions far 1345 FasU. 
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Circle 

Aurangabad Circle 

Fourth 

ClECIJii 

Capital Wobrs 
Circle 

Total 

Lumpsum 
provision 
lor all 
Divisions 

Grand Total 

Gulbarga 

Raichiir 

Naiided 

Bidar 

Bhir 

Nizam- 

abad 

Nizaiii" 

Sagar 

Wyra 

0 

30 

IX 

12 

13 

u 1 

15 

IG 

17 

18 

19 

[ 


25,000 


25,000 


2,50,000 2,50,000 


15.000 

85.000 



















Major Head — G. 32 — 'Irrlgration 

Budiret Estimate for Irrigation WTorks Chargeable to 
Capital for the year 1345 Fasli. 


16 


Major Head— G. 32. 

Part IL— EstiniaU' of Irrigation Worfo Chrgeabk io 


Circle 

Divi- 

sion 

Taluk 

Item 

No. 

Name oi' work 

Amount of 
estimate 

1 

2 

3 

4 

5 

• 

6 





* Original. 

• 






Huntioned IFotfe 






A. pRli-SuttVEYS. 

Rs. 



« A 

• • 

Guagmg of the Timgabiidra River at Sankasrali and Velvapuv. 

61,800 





B. Construction. 



1 

1 

• 4 


Nizamsagai’ Project 

Pension Charges . . 

4,42,03,000 

2,06,277 


i 


1 

Total . 

4,44,90,277 



« A 


Wyra Project 

Pension Charges . 

30,06,000 
29, .557 


1 



Total . 

30,35,557 





lYorfcs awaiting SancHofi. 


1 

1 


4 4 

A 

Singabhoopaliyam Project . ... 

8,05,420 





Total Original 

1 ■ 





Periodical Repairs. 






Sanctioned. 

1 



■ t 

• 

Maintenance of Wyra Project 

17,500 



A A 


Do Palair Project 

21,000 



- 

• • 

Do Fatenahir Project 

5,000 



• « 

4 A 

Do Royanpalh Project 

1,506 



• • 

• 4 

Do Nizarasagar Project .. 

3,18,75C 





Total periodical Repairs 

.. 





Grand Total Iv. A. Capital Outlay—Imgation 

« • 
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Irrigation. 

Capital for the year 1845 Fasli. 


Outlay 

Grant for 1345 F. 

Total 

Item 


Actuals to end 
of 1343 F. 

Probable 
during 
1344 F. 

Works 111 
progress 

Works iioL 
commcuccd 

No. 

Remarks 

7 

8 

9 

10 

11 

12 

18 

Rs. 

Rs. 

Rs. 

Rs. 

^ Rs* 




18,600 

43,200 

* 

43*200 


! 

4,83,58,540 

6,63,575 

6,77,160 


6,77,160 



35,67,106 

17,200 

26,330 


26,330 





7.46,690 

. . 

7,46,090 

1 


2,71,446 

200 

1,42,560 


1,42.560 



« • 

• 

8,89,250 


8,89,250 

1 





17,500 

] 7,500 

1 

1 

1 




• 

21,000 

21,000 





• 

5,000 

5,000 






1,500 

1,500 






3,43,750 

3,43,750 






3,88,750 

3.88,750 





8,89,250 

3,88,750 

12,78,000 
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[rrigation. 

Capital jor the year 1345 Fusli. 


Outlay 

Grant for 1345 F. 

Total 

Item 

No, 

Remarks 

Actuals to end 
of 1343 F. 

Probable 
during 
1344 F. 

Works 111 
progress 

Works noL 
commenced 

7 

8 

9 

10 

11 

12 

13 

Rs. 

Rs. 

Rs. 

R^. 

Rs. 




18,600 

43,200 

• 

48,200 


1 

4,33,58,540 

6,63,575 

6,77,100 


6,77,160 



35,67,106 

17,200 

26,330 

.. 

26,380 





7,46.690 


7,46,090 



2,71,446 

200 

1,42,560 

1 

1,42.560 




• 

8,89,250 

-- .j 

• • 1 

1 

8,89,250 




. . 1 


"1 

17,500 

17,500 



. • 

.. 

• 

21,000 

21,000 

1 


• • 



5,000 

5,000 

[ 


1 



1,500 

1,500 






3,43,750 

3,43,750 






3,88,750 

3,88,750 





8,89,250 

3,88,750 

12,78,000 











